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Reason for Change: 
Widen holes for clamps for easier installation 
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D4930 Rev. B 
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UPDATE 0 
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PREVIOUS PARTS SATISFACTORY 0 
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Notify Previous Customers 
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Notify Eurocopter France 
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Update Master Document List (MDL) 
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Update Product Compatability Matrix 
7 
Notify TC / FAA of Change 
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Document Control Actions 
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Move Electronic Files/Design Joumal 
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Update Product Specification Files 
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Update Approved/Preliminary Dwg PDF Files 
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Update Document Record (DR) 
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Update Product Development Summary 
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18 
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Create I Update PPP's 
20 
Red Decals required? 
21 
Update Document Control Database (Qpulse) 
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Update Grey Project I Electronic Binder PDF Files 
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Update D-PartlM-Drawing/DSVDEO Master Binders 
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Manufacturing Licensing Agreement Update 
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I Action: 
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-Update routing to reflect D4930 Rev. B "- 
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-Perform test installation after manufacture of first article 
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-Update CNC programs so that D493O-1/-3 are manufactured per 04930 Rev. B 
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